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ORDER FOR SUPPLIES OR SERVICES 



IMPORTANT: Mark all packages and papers with cpmwct andtor order numbers. 



l.miE OF ORDER 

07/20/2007 



lORDGRNa 

SAQMMA07F0534 



2. CONTRACT Nadf my) 

SAQMPDQ6D1115 



4. REOUSnKMIRffEnWCENO. 

AQ 1069-7Z3296 « 



S. ISSU(NS OFFICE (Addrau ammenitnot to) 

OFFICE OF ACQUISITION MANAGEMENT (A/LM/AQM) 
PO BOX 9115, ROSSLYN STATION 
US DEPARTMENT OF STATE 
ARUNGTON.VA 22219 



PHONE: 



«. NAME OF CONTRACTOR 



DUNS NUMBER 



b. COMPANY NAW6 

SIEMENS GOVERNMENT SERVICES 



CSntEer ADDRESS 

1881 CAMPUS COMMONS OR 


4 


d.cnY 
RESTON 


•.STATE 

VA 


20161-1519 


1. ACCOUNTING AND APPROPHHTION DATA 






See Line Items 




$0.00 



•.SHIP TO: 



a.NAMEOFCCNSiaHEE 

OFFICE OF SECURITY TECHNOLOGY (DS/C/ST) 



b. STREET ADDRESS 

1400 WILSON BLVD 
SA-14 1ST FLOOR 



RELEASEt) IN FULL 



ROSSLYN 



d STATE 

VA 



«. ZIP CODE 

222094000. 



(.SHIP VIA 



8.TVPE0F0RDER 



0' 



PURCHASE 
RgERENCEYOUR; 



tnS sondHkiM ifadAM on hoA Mw al 
Ml oitftr nd an tw (DkMiI ihMt, H wy. 
IMludInt Miw|r «* MMMd. 



[Xl b, DEUVERY - Em^ «w bifng 
in«vuclicn» on Co rmvfw. Mt MMiy 
onlv k wti|tcl to MnidlGnt oonMNS 
on OH «M* <r «( «Mli Mi It iMiM 
L k S* «Mm nS aaflMDn «r** 



10. ReOUISOIONINO OFFICE 

OFFICE OF SECURITY TECHNOLOGY (DSWffiT) 
1400 WILSON BLVD 
SA-14 1ST FLOOR 
ROSSLYN, VA 222)94000 



11.aUSS«SaA3SniCA1ION(Pi«k«MI«|XlWtatH» 
□ ..aMHJL □ tOTHERTHWISMAa [_ 

t~| HWOMEHOWWED Q . HUBZoo. Q 



cDHAOVANTAOED 

f. 6MBMS40 SMAU. BUSMSSS 



□ g. SERVICE- 
DISABLED 
VEIERANOWNEO 



12.FA.B. POINT 



11. PLACE OF 



1*.aOVERNMENTB«.N0. 



■.INSPECTION 



IbJWCEPTANCe 



IS. DEUVER TO F.OB. POINT ON ON 
(D«a) 

12/31/2007 



It. DISCOUNT TERMS 
ODayK 
OOays: 

ODiyi: 

QP»yt: 



17.<CHEPULE (Sat wine for R^ecttena) 



SEE UNE ITEMS SECTION 



sassxjw 

MSFRUCnONS 
ON 



IS. SMFMia POINT 



n. OROSS 8HPPM6 VeUHT 



JI.UMLMVOICETat 


(.NAME 


k. STREET ADDRE8S{orPX>.Sai) ' 




cHTT — — ■ 1 


TanooE 



$0.00 



$0.00 



TOT. 
(Cant 



ITI) 
BRAND 
TOTAl. 




AUTHOROEO FDR LOCAL REPROOUCTION 

PRSMOUSBDinaNNOTUaABU ^^■r^-.^^—Ar-^ 

UNITED STATES DEPARTMENT OF STATE 
REVIEW AUTHORITY: CHARLES E LAHIGUERA 
DATE/CASE H): 19 MAR 2008 200600060 



OPTIONAL FORM 347 (REV. 3/2005) 

PnMM by OSAffAA 4S CFR iSAISM 
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.Ineltem IContraa Number 
Summary |SAQMPD05D1116 


Qrder Number iTltle: SAd)^F>b65D1 i i£ 
SACMMMr7P0S34 |PME*TO-0703 




Toy (funding: J6.66 


Dale of Older: 
07/20/2007 


Lhm Hi(n 

No. 


Description 


uuantiiy 


Unit 


Unit Price 


Total Cost 


1 


Task Urder No. U/-U3 (Hamilton) • 1 he uimraciors 
revised proposal and the GovemmenTs Task Order 
Request No. PME-TO4703 are parts of this Task Order. 
The funding amount of this Task Order shall be billed 
against the cunent Option Year obligated funds under the 
contract Task Order Amount: $272^.00 Peikidof 
Perfbimance: 7^0/07-12/31/07 
3ocRrfNo: 1069-7Z3296 


1.00 


Lt 


«0.00 


WR 




TWMlnehiitad: 

07/31/2007 


FOB: 
Da tti nation 












Funding IntoniHrtlsn: ■ 

1800 - 2007 -- 19 X0113000H-OS-1069.5762 

- 2588 DS5162 - - - 175200 

$0.00 


1 












I ■ . • - 


Grand ToUl: 


$0.00 



ktenWier 



■nar 



A6.1o6^^2aM^?ib200/^aoto^^4&PME•TOft■<iyM Riv l sed Hm Mton Bemwda tWsal (2i.pai 



1 — Bss — r 



Numneror 

Pages 
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RELEASED IN PART 
B6, B4, B2 




SIEMENS GOVERNMENT SERVICES, INC. 



I88t Campus Commons Drive, Suite 103 
ReatoOtVirgtiiia 20191 



June 26, 2007 



Office of Acquisition Management (A/LM/AQM) 
U.S. Department of State 
1701 North Fort Meyer Dr. 
Arlington, VA 22209 

Attention: Ms. Tracy Ford 



Subject: Contract No. S-AQMPD-OS-l 115, Security Technical Operational Services, 
Task Order Request PME-TO-0703, Proposal Submission 

Dear Ms. Ford, 

Siemens Government Services, Inc. is pleased to provide FSE with our Finn Fixed Price (FFP) 
proposal in response to TOR PMfe-TO-0703 fbr the upgrade of the Lock & Leave project at US 
Embas^ Hamilton, Bermuda. 

This proposal is based on the Hamilton FSOW and the PME Lock and Leave Design Package 
Final Submission, dated May 3, 2007 as provided by your office. 

The total price for TOR PME-TO-0703 is | "[ Please find attached the Pricing 

Breakdown, General Notes, Installation Design AsSUiBpiions, Bill of Material. MS Pltoject 
Sdiedule and the KickofT Meeting Minutes. 

Should you have any questions of a techaical nature concerning this proposal, please contact Mr. 



A/LM/AQM Contracting Officer 



iFor contractual 



questions, please contact Mr. tinan aimon at| 




UNITED STATES DEPARTMENT OF STATE 
REVIEW AUTHORITY: CHARLES E LAHIGUERA 
DATE/CASE ID: 19 MAR 2008 .200600060 



Chief Financial Officer 



Phone: 703-483-2043 



Fax:703-483-2100 
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TORPME-TO-0703 June 26. 2007 

Hamilton, Bennuda - 



General Notes 

1 This project requires an approximate material, equipment and tool ship time, by ocean, of 30 
days including clearance through customs. In order to meet an uwtalteticn target start date 
of 13 August, 2007, with completioii date by 30 September, 2007, SGS must receive the 
Notice-to-Procecd on this Task Order by 2 July, 2007. Air shipment of materials, equipment 
and tools may decrease this timeframe and has been priced as Option 1 . 

2 Non-tefundable airiine tickets have been priced for this project and wUl be purchased 30 days 
before the authorized travel date. If for any reason the trip dates are moved forward or back, 
Siemens Government Services (SGS) reserves the right to request a RFC In the event the 
prices for the airfare incwase. If for any reason the project is canceHed after the tickets have 
been purchased, SGS will invoice FSE for the cost of the tickets. 

3. The government will provide adequate space on-site for a laydown area and storage of all 
equipment, materials and tools associated with this project It is understood this project 
allows for a 20 foot container to be stored in the parking lot for the duration of the project to 
allow for the ston^e of all equipment, materials and tools. 

4. StfS warranties all eqmpment and installation labor for a period of sixty (60) calendar days. 
Warranty commences on the date of project completion and sign off by the TM/GTM, 

5. Period of Performance for this project is fiom Notice-to-Proceed until 3 1 Decctnber, 2007 
(includes time for tiie redline drawings to be pouched). Installation tlmefiame is from 13 
August, 2007 thru September 30, 2007. 

6. SGS has been notified Classified Pouch service will be not be available and has priced a 
courier service to perftmn this task. 

7. SGS assumes unimpeded access to the work areas ten (1 0) hours a day, five (5) days a week. 

8. Tlie total installation crew size for this project, is three (3) technicians and one (I) SIM. 

9. It is understood FSE/PME will provide all technical services (SMSe) associated mtfa the 
alann panel programming and hard drive issues, 

10. QAL/TM/GTM will provide to SOS the QA checklist of required inspection criteria within 
. ten (10) business days after Notic©-tt>-Proceed. 

1 1 . SGS will notify the TM/GTM at least twenty one (21) working d^ before the QAL 
inspection team is required on site. 

12. Invoices will be submitted once monthly and biUed on a percentage of woric completed. 



2 
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TORPME-TO-0703 June 26, 2007 

[fomilton, Bermuda 



Installatioii/Design Assumptions 

1 All conduit, cqmpmcnt, and matcmU documented within the Design Package and FSOW 
can be installed is shown, including the class area. Any significant deviation of conduit or 
device locations may require the acceptance of a Request for Change (RFC). All non 

impacted work will proceed. . . * *i. ♦ • 

2 All existing items shown in the design set are in good workmg order. Any item ttat is 
inopeiable and/or damaged will be documented. No work will be performed on affected 
equipment until rq)aited or replaced. AU-non impacted work will proceed. 

3 The patch, repair, and painting of conddts to be installed in common areas is not 
documented within the FSOW or design. SGS will assume this work needs to be done and 
has reflected the time and cost for this work in the price. 

4. During the QA/QC and Sign-Off phase, only work addie^ in the design package and 
FSOW wall be reviewed. Any items noted outside, of these items are not the responsibility of 
SGS and this work will not be done without a RFC 
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TOR PME-TO-0703 
Hamilton, Bermuda 



June 26, 2007 



Hamilton Bermuda 
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TORPME-TO-0703 jUDezo,^uu/ 
Hainilton, Bennuda 

SIEMENS GOVERNMENT SERVICES, INC 

1881 Campus Commons Drive, 3'*' Floor 
ItostomVirgiiifai 20191 

June 7, 2007 



Meeting Minutes, SA 24 
Suite 3 Conftrmce Room 
June 07, 2007 

Subject: Hamilton TSU Kick-off Meeting 
Embassy: Hamilton, Bermuda 

Attendees: 

Dan Burke (DS/FSE/PME) 
Kurt Conrad (DS/FSE/PME) 
Anthony King (DS/FSE/PME) 
Scott Redinger (DS/FSE/PME) 

Brace Exstrum (DS/STO/QAL) 
Phil Mountjoy (DS/STO/QAL) 
Ethan Curbowek pS/STO/QAL) 
Susan Nash (DS/STO/QAL) 
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TORPME-TO-0703 June 26, 2007 

Hamilton, Bermuda 

Meeting at 1:05pm 

The Team Sionens had only a few preliminary questions at this time. The drawings were just received this AM 
by the FFP team. Will foUow-up with RFIs subsequent to more detailed review of die TOR .package. 




Issue: The size of the rack mounted SMSe monitor was not specified. They oOTmally use 19" monitors, 
but the the specification was not included in the TOR package. 

Action; Team Siemens will include this question in the RFI. The GTM wiU look into the issue. 



The GTM requested the WBS be expressed in man hours vice days. 

QAL asked Team Siemens if the survey was available and contained enough information to formulate a bid. 
Team Siemens indicated there had not been enough time to fiilly evaluate. There is still more information to 
oraisider, but initial assessment is it's a good package. Team Siemens will submit RFIs as tbey develop. 

Team Siemens indicated the Hamilton BOM is being formulated and will respond wifli a proposal by COB, 21 
JUNO?. 

Team Siemens lequested.a QAL checklist. QAL will provide the Hamilton checklist lAW the agreed upon 
timeline. 



Team Si«nens confirmed that the STOS Travel Coordinator j [ would be handling travel 

anangemraits (including Visa's, Passports, and Country Clearance Cables) for FFP jobs 

The GTM emphasized that questions could be submitted at any time, preferably via email. 

Meeting condudcd at 1:22pm 
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TORPME-TO-0703 
Hamilton, Bennuda 



June 26, 2007 



June 12,2007 

Telq)hone conversation with Mike Carlson in reference to changes made to the Final Drawing package. 

It was determined the changes were minor in nature but would requite some rewoik on the take offs required to 
properly formulate the pricing for this jaoject 

Revised submission time for the Hamilton FFP task will be by COB on June 26, 2007 



Bill of Materials for Hamilton Bermuda 


2Wun-07' 


REVISION 1 




''\miir 




i ' V J. 




. A. BELDEN CABLE 9740, 1 PAIR, 1B GAUGE. STRANDED. 
UNSHIEtDEb..SO0 FT 


. WIR2164. 


EA 


2 




C. BELDEN CABLE 6690. 3 PAIR, 18 GAUGE. STRANDED. 
SHIELDED. 500 FT 


WIR12S4 


EA 


1 


' H BELDEN CABLE 9259, RO-59U, 18 GUAQE AWG. STRANDED 
' CENTER. SHIELDED. 500' 


WIR112-a 


EA 


2 


U. fefeLDBN CABLE 8729, 4 CONDUCTOR,-22 AWG. SHLO & DRAIN. 
STR.-& TWISTED. 500 FT 


WIR218'« 


EA 


1 


BB. 6 CONDOeAWG 30-9994-0000 (FLAT CABtEl 


WIR715-* 


• EA 


.1 


GG. BELOEN CABLE 5314FE, 2 PAK, 18 GAUGb, STRANDED, 
SHIELDED, 500 FT {300VAC) 


VVIR250-8 


EA 


1 


jj: 6EUDEli CABLE 8770, 3 d^cMDUCTOh. 18 AIMG, SHIELDED. 
STRANDED & TWISTED. SOO FT 


WIR2384 




2 


PP. CAT S CABLE 100MHZ UNSHIELDED, 4 PAIR SOUO, XMSttU, 
24 AWG, 1000' 


WIR7.16-a 


EA 


■.. 1 


SS. BgU>EN CABLE 8^1. i f>AIR, 24 AVto. SHIELDED. TWISTED, 
.500 FT 


WlR134-i 


EA 


2 


TT. CONDUCTOR TFFN. STRANDED, 18 AWG. GREEN SOO FT 


.WIR23»« 


EA 


2 


B. CABLE BELDEN WIRE, ISAWG, 2 PAIR, STRANDED, TWISTED. 

500FT. .333 OD 


.WIR229-B . 


..EA-.-: 


' '1, 




48* SMSE RACK 24''X24*X4e" (ORDER RAC176) 


RAC175-a 


EA 


1 




SUDEASLE EQUIPMENT SHELF (pROER WTTH RAC175) 


RAC17e.a 


EA 


3 


SHELF FOR DWR (USE WITH RAC175) 


RAC360ra 


EA 


! 3 


BLANK PANEL 3K19- 


RAC1G44 . 


EA 


a- 


REMOTE POWER CONTROL W/TEMP SENSOR (ORDER SMS172 ft ' 
SMS173ALSO) 


SMS165-> 


EA 


1 


PROBE 10" TEMP/KUMIOITY FOR SMS16S 


SMS172-a 


EA 


1 


; POWER CORD FOR SMS165 


SMS173-a 


EA 


1 


BESTUNK WEB ADAPTOR 


SMS1674 


EA 


1 


'■ COM0(» COMPAQ EVO 910 (OR EQUIVALENT) 


- CdMOOS^ 


. EA 


r 


' COMPUTER MONfTOR. 19 INCH LCD: DVI AND ANALOG INPUTS 

(FORCOM0051 


SMS118-a 


EA 


1 


DET1 90. REQUEST TO EXIT (RTE) PIR 


0ET15aa . 


EA 


5 - 


' KEYBOAROmWCKBALL ' 


SMS11&* 


EA 


1 


MOUSE FOR SMSE. USS 0PT3CAL 


COMOOB-a 




1' 


NETWORK SWITCH 24 PORTS 10/1 00 BASE T 


SMS120-a 


EA ... 


1 


RARITAN 6.5' COMPUTER SWITCH CABLE KIT 


$MS1394 .. 


. . EA.. 


4 



B4 
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TORPME-TO-0703 
Hamilton, Bermuda 



June 26, 2007 



RAHITAN SWrrCH 4 PORT RACK MOUNT 4CH KVM (KEYBOARD, 
VIDEO. MONrrORl - 


SMS1364 


EA 


•1 


RESISTOR. (2-1K.2BI.UE.2BLACK)EA1 ; 


SUPSS^-I 


EA 


50 


MAGNETIC BAOOeEMCOOER , 


DRC4604 


EA 


r 


RMS MALE CONNECTORS : 


SMS159-« 


100 EA • 


r 


.TCDuiMATinu KUT a \.iiiR.i^fjnj^ rutNNFCTORS INCUJOEO 


HNt435-a . 


......1. 


. \i 








SA 




1 6'8NCC»B(LE.INTER0ONNECTIN6CABLE..|Ma-17S.7SOHM 


CBL4914 


EA 


32 








EA 


1 




-EA 


4 


EA 


6 


. EA. . 


2 


-EA 


.. 1 




1: 




1 


EA 


1 


EA- 


'1 


.EA-. 




EA 


A. 


■eA 


1i 


EA 


"1 


EA 


■4: 


„.,SA..._ 


1 


10 EA 


1 


1EA 


1 


1 EA 


1 


1EA 


'< 1 


.tEA • 


1 


-1'EA. i 





EA. 


1 


■MA; 


1 


EA 


1 


EA: 


1 




2 


EA 


... .t.. 


EA- 


1 


' EA- 


5. 


EA 


1. 


:'ea" 


9 
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TOR PME-f O-0703 



June 26. 2007 





EA 


6 


EA 


20 


EA 


1 


EA 


1 




1 


EA 


3 


EA 


2 


EA 


3 


EA 


3 


EA 


2 


EA 


2 


EA 


.1 . 


EA. 


1 


EA 


1 


EA 


S 


EA 


1 




1 




CONOUrr, EMT. f . 


CON301-* 


Pwiff 
Stick 


18 


CONDUrr. EMT. T 


OON3044 


■ Parity 
Stid( 


4. 


CONOUTT. fLEXBLE METAL ALUMINUM. 1* 




P«r2S- 
RoU 


. 1 . 


^OUIT. UOmDIIGHT FLEXIBLE METAL. 1' 


C(»M2S4 


5«r 


1 


CONOUrr RIGID, r . WITH COUPLING. OALVANQEO. 


CON3aO>a 


Stick 


5... 


S781 A BOX CONNECTOR WrmtUb 


C0N2B1-t 


EA 


20 


-.702 BUSHING 


CON263 


EA. ... 


. 20 


BOX CONNECTOR. EMT. fffEEL COMPRESSION. 1" 


00N34»4 


EA 


. _ .75 .. 


BOX CONNECTOR. EMT. STEEL COWPRESSION. T 


C0N3384 


EA 


. .20 . 


BOX CONNECTOR. fMC. INSULATED. SQUEEZE TYPE. flO 
DEGREE. 1" 






. to 


. BOX CONNfeCTOR, FMC, INSULATED. SQUEEZE TYPE, STRAIGHT, 
'- 1* 


EA 


10 


BOX CONNECTOR. LKJUIOTIGHT, INSULATED: 90 DEGREE, r 


EA 


4 


, BOX CONNECTOR. UQUIDT(GHT. STRAIGHT. J" 




EA 


4 


. 8USHMG, PLASTIC. 1* 


C0N4754 


. EA 




' . BUSHING. PLASTIC. T 


CON477-* 


EA 


20 


CONDUIT BODY. COVER. 2" 


CON6ie-a 


EA 


1 


CONDUIT BODY. GASKET. T 


C0N611-a 


EA 


1 " 


COMDUIT BODY. TYPE LR. MALLE^E. 2' 


coNaio-« 


EA 


1 


r NIPPLE VWPIASTIC CHASE BUSHING 


CON446^. 


EA 


4 


COUPLING. EUffT, STEEL. COMPRESSION. 1" 


CON33e-a 


EA 


sp • 


COUPUNG. EMT. STEEL. COMPRESSION. 2" 


C0N3234 


EA 


10 


COUPLING RIGID. 1* 


C9N32M 


EA 


6 


LOCKNUT. STEEL. 1- 


CON442-a '■ 


i EA 


10 


9 ^ 
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uiuEBAi 1 ir* wnutt BmnOREUT CONDUfT HANGER- 1' 


CON402-* 


EA 


40 


■■i&iBB fti 1 tf^ ttTD oMin tya but f^nunusT 2" 


CON404^ 


EA 


20 


STRAP EMT STEEL. ONE-HOLE, T 


CON058-a 


EA 


40 


STRAP. EMT. STEEL.0N6410t£..2" 


CON064-a 


EA 


20 


W CABLE CLAMP 


CON339-a 


EA 


10 


A. BOX, 4" SQUARE. 2-1/8' DEEP. 1" KG 


ELE049-« 


EA 


IS 


ELECTRICAL BOX. MtTAL SINaf GANG. Wn«im* KO (USE 
uurru nr i mil 


ELE068-a 


EA 


s 


Bi Auv CM ATP FnR PI mfift IQKAIHQEMI 4A24(n ' 




EA 


5 


BOX. NEMA 1. SCREW CdwfeR. vOlTH kO, gALVANUB). 1U" X X 


CON094-a 


EA 


1 


BOX, NtMA iR. SCREW COVER, WITM KO. t»AINlto. X 6" Jl 4". 


ENC240-a 


EA 


1 




ELE226-a 


EA 


15 


PULL BOX 8T(6 "X4" 


CON0934 


EA 


2 


) PULL BOX trXirX4'' 


ENC236-a 


EA 


1 


AlipTHREAO. a«" PLATED STEEL. S FT LON^ 


ELE390-a 


EA 


10 


CONCRET ANCHORS 3«T(1-3/4- 


SUP008-a . 


Bdx6«( 

SO 


2 


ANCHOR, PLASTIC. KIT. 100 EA. *10- 12 X 1-<1M). RED 


HRW151-a 


Box or 

100 


1 


ANCHORING KIT. TAPCON. INCLUDES DRIVE TOOL, 3/16* BfT 


HRW265-a 


EA 


1 


BAT148, 12V. 12AH, USE (2) FOR PWR141, 14Z. 1<3, 44S, habsi /, 

,!■ 


BAT148-a 


EA 


2 


" BAT1 50. BATTERY LEAD WIRE KIT (FOR INSTALLING BATTtKlbS 


BAT1S0-« . 


..EA . 


2. 


BOLT, HEX HEAD, 3W<16 X t* , (100 EA> 




Bi»«f 


« 

1 


BOLT. TOGGLE. SPRING WMG^ 3/16 » 3* ISO EA 


SUP8T»4 


Box or 

50 


1 


END PLATE, WIREWAY. *" X 4* 


. cN(/990-a 




1 


COMBINATTON LOCK 


L0K175-a 






HASP FOR USE WITH LOK175 (GRAINOSn* 4T101) 




.CM . 


. a 


HHJTI 3/r S08 CONCRETE DRILL BTT 


.. DRBITM.. . 






RACK CASTERS 


RAC410-a 


EA 


..4 


8EALAWT. aHJWINfc. WlUt. ''Z^''^\}^^jf}Y^jL umiJUJ 


. , SUP4SS4 


.EA 


2 


^PRAY FOAM. GREAT STUFF. 16 OZ.. GAP AND CRACK 

. iU^t II ATlXm POAU <8PAI ANT 




EA 


2 


SPRING NUT 3/8 INCH WITH THREADED HOLE 


C0N751-a, .. 


EA 


30 


TAPE. ELECTRICAL. 3M*X8B-. BLACK 


supa«B4. 


. EA 


S. 


TAPE. ElfCTRICAL 3«»X eS-. WHITE 


SUK6B-a 


EA 


s 


TAPE, ELECTRICAL. 3/4" X 66'. YEllOW 


$UP841-a 


EA 


5 


^Y-RAP(4^.TY-S23M100EA .... 


SUP148-a 


100 


5 


TY-RAP ( n, TY-525M 1 00 EA 


SUP1S0-« 


Box Of 
100 


5 


TY-RAP (14T TY-528M 100 EA 


SUP152-a 


Box of 

100 , 


.5 


TY^WVP CABLE TIE POINTS. .1" X 1" X 2 7/8 100 EA 


SUPl58-a 


Boxof • 
. .100 


9 


UNJSTRUT. is/arwx 7anix iot.. p-aaooT slotted strut 


TSLI026-* 


■' Per ID' 
SHck. 


6 


VS7242 WIREMOLD UTILITY BOX. UM as tM or X CON287 


TSU0334 


EA ■ 


10 


V5760 BLANK EXTENSION BOX 


C0N2S5 


EA 


10 


wKmAnPvsPcnoM 


CON279 


EA 




10 
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CON280 


EA 


10 




CON264-< 


EA 


20 


V7Q0 3i< W X Z1/3y HSTeeL wIREMOLD wi«cwht iw iCFWi no 




EA 


5 


V7<M STRAP 1 OR 2 HOt£ 


CON275-a 


EA 


20 


V71 1 90 DEG FLAT ELBOW 


CON260-a 


EA 


25 


V717 00 DEG INSIDE ELBOW 


CONSTOt* 


EA 


20 


IMTPPMAL L PFT TWfSlTD FLROW 


CON271 


EA 


20 


INTERNAL RIGHT TWISTED ELBOW 


CON272 


EA 


20 


V7.1 S 90 DEG OUTSIIK ELBOW 


C0N26S4 


EA 


20 


WASHER, FENDER. W. (100 EA) 


KRW656-a 


Box of 
100 


1 


WASHER. SQUARE. KINDORF, 3/8" . 


CON7S04 


EA 


^ 20 . - 


WIREWAY. NEMA 1. SCREW COVER. PAINTED, A"XrKV 


ENC350-* 


EA 


t... 


YELLOW77. LUBRICA^^•. WIRE PULUNG fQUARTl 


SUP4S0-a 


EA . 


. -2 


EPOXYCFORLISEONPDS) 


SUP454-* 


EA 


2 . 
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Hamilton, Bennuda 

SIEMENS GOVERNMENT SERVICES, INC 

1881 Campus Commons Drive, 3'^ Floor 
Reston^Vir^a 20191 

June 7, 20Q7 



Meedng Minutes, SA 24 
Suite 3 Conference Room 
June 07, 2007 

Subject: Hamilton TSU Kick-off Meeting 
Embassy: Hamilton, Bemtoda 

Attendees: 

Dan Burke (DS/FSE/PME) . 
Kurt Conrad pS/FSE/PME) 
Andiony King (DS/FSE/PK^ 
Scott RedingerpS/FSE/PME) 

Brace Exstrum pS/STO/QAL) 
Phii Mountjoy (DS/STO/QAL) 
Ethan Cuibowek (DS/STO/QAL) 
Susan Nash (DS/STQ/QAL) 



UNITED STATES DEPARTMENT OF STATE 
REVIEW AUTHORITY: CHARLES E LAHIGUERA 
DATE/CASE ID: 19 MAR 2008 imOWm 



RELEASED IN PART 
B4, B2 



Meeting liegan at l:OSpm 

The Team Siemens had only a few prdiminaiy questions at dus time. The diawtngs were just 
received this AM by the FFP team. VTiH fbllow-up with RFIs subsequent to more detailed 
review of the TOR package. 

I B2 



I 
I 



TORPME.TO-0703 
Hamilton, Bennuda 



UNCLASSIFIED . 

July 13. 2007 



Issue: The size of the rack mounted SMSe monitor was not specified. They nonnally use 
19" moniton, but die die spectfication was not mduded indie TOR package. 
Action: Team Siemens will include diis question in die RFI. Hie GTM will look into die 
issue. 



The OTM tequested the WBS be expnsssed in man hours vice days. 

QAL asked Team Siemens if the survey was available and contained enough infbnnation to 
fonnulate a bid. Team Siemens indicated diere had not been enous^ time to fidly evaluate. 
There is still more information to consider, but initial assessmoit is it's a good padcage. Team 
Siemens will submit RPIs as tiiey develop. 

Team Siemens indicated the Hamilton BOM is being finmulated and will respond with a 
proposal by COB, 21 JUN 07. 

Team Siemens requested a QAL diecklisL QAL will provide die Hamilttm dieckUst lAW die 
agreed upon timeline. 



Team Siemens confirmed that the STOS Travel Coordinalor J would be handling 



travel arrangements (including Visa's, Passports, and Country Clearance Cables) for FFP jobs 
The GTM emi^iasized that questions could be submitted at any time, 'prefaably via onail. 
Meeting coaclttded at 1:22pm 



June 12, 2007 

Tel^hone ooovasation with Mike Carlson in reference to changes made to the Final Drawing * 
package. 

It was determined the changes were minor in nature but would require some rework on the take 
o£& required to properly fonnulate die pricing for diis pxtject. 



Revised submission time for the Hamiltra FFP task will be by COB on June 26, 2007 
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Bill of Materials for Hamilton Bermuda 




A..BELDEN CABLE 9740, 1 PAIR, 1« GAUGE, STRANDED, 
UNSHIELDED. 500 FT 



C. BELDEN CABLE 8690. 3 PAIR, 1 8 GAUGE; STRANDED, 

SHIELDgP.SOOFT „ 

H. 6EL0EN CABLE «59. RG-S9U. 18 GUAGE AWQ, STRANDED 
CENTER. SHIELDED. SOQ- 



- U. BELDEN CABLE 8729. 4 CONDUCTOR, 22 AW8. SHLD ft DRAIN, 
StR & TWISTED, SCO FT ■ 



BB, 8 COND/2eAWG 30-9994-0000 (FLAT 



Q6. ^ELOEN CABLE 5314FE. 2 PAIR. IS^M^ Sl AANbtiy, 

SHIELDEb. 5OOFT(3O0VACl , 

JJ. BELDEN 6AflLEe770. 3dONOU6T0ft. IBAWg. tmSeb. . 

STRANDED * TWISTED. 80O Ft 

P<». CAT 5 CABLE 100MHZ UNSHIELDED. 4 PAIR SOUD. TWISTEtT 

24AWG. lOOO- 

SS: CABLE 9841. 1 PAIR, 24AW6, SHlELPED. TWISTEOT 
500 FT 



TT. CONDUCTOR. TFFN. STRANDED. 18 AWG. GREEN 800 FT 
B. CABLE BELDEN WIRE, laAWO, 2 PAIR. STRANDED. TWISTED, 



W1R21H 



WIR128-> 



WIR112-« 



WIR21BWI 



WIR715-< 



W1R250HI 



VWR23»» 



500Fr^.333 OO 



EA 



EA 



EA 



EA 



EA 



EA 



EA 



EA 



EA. 



REVISION ft 



48* SMSE RACK 24'X24-X48- (ORDER RACITSt 


RAC17y« 


EA^. - 


1 


SUDEABLE EQUPMENT SHELf -(ORDER WITH RAC17S) 


RAC17»« . 


EA 


* " ^3 


SHELF FOR DVR (USE WITH RAC17S) 


RAC380ra 


EA 




BLANK PANEL STtir 


RAC1S44 , 


EA 


..-..2-- 


"REMOTE POW^A (idMtROL W/TEMP SENSOR (ORDER jBMSI 72« 

SMiS173 ALSO) 


SMSieS*. 


■ EA-. . 


-1 


PROBE 10- TEMP/HUMIDITY FOR SMS165 


SMS1724 


' ea" 


1. 


POWER OORp F(;>r^ fMflfS 


SMSf79« 


EA 


.. .. 1.. 


BESUINK WEB fiOAPTOR 


SMS167-4 i 


EA 


... 1 


COM005 COMPAQ EVO 510 (OR EOUVALENT): 


COM0054 '■ 


EA 


1 


COMPUTER Mbtmk. 19 I^SH LCD, DMANO ANAlAd wiHitS- 
(FORCOMOOS) 


$MS11S« 


EA ■ 


1 


DET150. RE(}UESTTO EXIT (RTE) PIR 


OET1904 


-EA 


■ft. 


KEYBOAROn-RACKBALL 


SMSIIfi^i- , 


. EA... 


1^ . 


MOUSE FOR SMSE, USB OPTICAL 




.EA' . 


•r 


' NETWORK SWITCH 24 PORTS 10/100 BASE T 


.. SMSlW 


.. EA. ... 


1 


RARITAN 6.5* COruR>UTER SWITCH CABLE.KIT 


SM813»« 


EA. 


4_ 


MftltAfl^lTCH 4 PORT RACK MOUNT 4CH KVM (KEYBOARD. 
VIDEC/MOMTOR). 


SMS1»« 


EA . 


1 


RUISTOR..'(3-1K. 2 BLUE. 2 BLMCM'EA.1 


SUP5S54I 


• EA 


SO 


MAONFnC BADGE ENCODER. . „ 


bRC480« 


EA 


1 


r^MS MALE CONNECTORS 


SiMSIS'Wc, 


100 EA 


1 


TERMINATION KIT.RJ-11/RJ-4S/RJ-C.CONNECT0RS IMCLUDED 


Hhfl'435^ 


1 


1 
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6A 


32 


EA 


1 


■EA. 


4 


EA 


5 


EA. 


2. 


EA 


1 


EA 


2 


EA 

isn 


A 
p 


EA 


1 


EA 


1 . 




1 


.EA ' 


t 


EA 






1- 


EA ' 


4 


EA 


■1 


10 EA 


'1 


.lEA. .. 


.-■1.:- 


1 EA 


1 


1.EA 


i 


1.EA 


1 


1 EA 


4 




EA 1 i 


EA' 


1' ■ 


EA 




EA 


. 1: 


EA 


3 


EA 


1 


CA 


1 


EA 


■s 


EA 


1 


EA 


6 




.; ^ .. 


EA , 


.. 20' 


EA 


.1 


EA . . 


■1 


eA -. 


, 1 





8 
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EA 


3 


EA 


2 


EA. 


3 


:EA 


3 


cA 


Z 


EA- 


2 


EA 


1 


EA 


1 


EA 


1 


EA 


5 


EA 


1 








COMJUfT.EMT.r 


00NM1-t 


sock 


18 


CONOUtT.EMT. 2* ' 


CON304« 


PwW 

' SOok 




conduit; flexible metal, aluminum, 1" 




Pef-25"'- 
Roll 


1 . 


CONDUIT, UQUlOTIOHt FLEXIBLE METAL, 1* 


C0N4264 


SO* 


1; 


bONDUlt; RIGID, r . WITH COUPLING, GALVANIZED. 


CON3B04 


SMek: 


6 


5781A BOX OONfECTOR Wmwle 


CONasi^a 


EA 


M 


702 BUSKING 


CON383 


EA 


.20 


BOX CONNECTOR. EMT. STEEU COMPRESSION. r 


C0N34B4 


.EA 


75 


BOX CONNECTOR, EMT. STEEL, dOMPRESSteWji" 


CON33»« 


:6A 


20 


BOX CONNECTOR, FMC, INSULATED, SQUEEZE TYPG. 90 
DEGREE. 1" 




EA 


10 


1* 


'EA . 


. .. 10 . . 


BOX CONNECTOR. UQUIDTIGHT. INSULATED. 90 DEGREE. 1' 


• EA 


■ 4 


BOX CONNECTOR, LI0UIDTK3HT. STRAIGHT.- 1' 


C0N3184 < 


EA. . 


♦ ... 


auSMINO; PLASTIC.' r 




EA 


75 


BUSHINa. PLASTIC r 




EA 


.20 . 


CONOUIT BODY. COVER, r 




, EA . 


i 


CONDUIT BODY. GASKET. T 


CON611-* 


EA 


1 - 


. ooNOurr body, type lr, malleable. 2" 


.C0N$i&« ; 


:.,..6A 


.. 1' 


T NIPPLE VWRLASnC CHASE BUSHING 


CON44»« . 


EA 


A 


COUPLING. EMT, STEEU COMPRESSION. 1' 


<»N33e« = 


. EA 


.. .60 . 


COUPUNG. EMT. STEEL COMPRESStONi r 


CON323-a 


. EA 


10 


COUPUNORI(M].1* 


CON328^ 


EA 


6 


LOCKNUT. STEEL 1* 


.CON442-« 


EA 


.10: 


MINERALUC STRAP. RIGID OREMT, CONOUITHANGER 1*. - 


C0N4(U!^ . 


EA 


40 


MINERALUC STRAP. RIGID OR EMT, CONOUIT HANGER. T . . 


Cbl^KM^ ^ 


EA 


20 


STRAP, EWT, STEEL, ONE-HOLE. 1" 




EA 1 40 
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STMP. EMT. STEEU ONE-HOLE. 2* 


00Nn4« 


CA 


20 


W CABLE CLAMP 


1 CON339-a 


EA 


10 




EtE04d;«: . . 


EA 


15 


CLtCTKJ^iM;'BUAt NVin^ oiniwuc vnmVf T*f ir«wMi m/ |ww» 
WITH OET1S0). 


ELEOSS^ 


EA 


S 


BLANK PLATE FOR ELE0S8 (ORA)NOER# 4A240) 




EA 


? 


MX. iMfeMA 1, SCREW COVER:>Arrr>^ to; GALVANIZED. 10" X 10" X 


CON0B44 


EA . 


1 


.b6X; aIeMA 3R. SCttSW COVER, WlTH KG, PAINTED. F X 6" X 4', 


eNC2404 


EA 


1 


■COVER, BLANK. 4' SQUARE 


ELE22e-a 


EA 


15 


PULL BOX 6^X4' 


CON093-a 


EA 


2 




ENC236-a 


EA 


1 


ALL-THREAD. SOr PLATED STEEL. 6 FT LONG 


ei eiaiM_M 




.TU. 


OONCRET ANCHORS 30^1 3/4' 


SUPOfW«, 


BOXbF 




ANCHOR. PLASTIC, KIT. 100 EA, #10 - 12 X 1' (1/4). RED 


HkWISI-*. 


Box of 

100 


4' 
1 






. EA . 


1 


sia 


BAT14«i« 


EA . 


2 


BAT1B0, UAi 1 bKT LbAU wiKC lui (puninoiivMmvoni leniEB 
INPWRSUPPUES) 


8AT1^. . 


EA 


.2., 


BOLT HEX HEAD W-ie X 1'. (100 EA) 


SUP72S4. 


Boxpf 
.100 


1 


BOLT, TOOQLE, SPRiNO WINa,.3/1 6x3 50 En 


CI tO'sTfi.^ 
owFtO f Ira 


Sdxof 




END IHATE, WIREWAY. 4^ X 4* 




EA' 


1. 


COMBINATION LOCK. 


COKITSi* 


EA- 


5 


' HASP FOR USE WITH LOK17S (ORAINOER# 4T101] 




EA 


S- 


HILm 3/8" SOS CONCRETE DRILL BIT 


DRB175-« 


EA 


's 


RACK CASTERS 


RAC410fa 


.'EA 


4 


ffi«*frr, SILICONE. MULTI-PURPOSE itlSEV 


. supASi^ .: 


EA 


2 


iWAV PCMi &i^T STUI^F. 16 dz., dAt> ANB CitACK 
INSULATING FOAM SEALANT 




EA 


2 


SPRING NUT 3/8 INCH vinTH THREADED HOLE. 


CON791-a 


EA 


.30 • 


-.TAPe.ElECTRtCM.3M'XeS'. BLACK 


i^a8S4' 


EA 


.S 


tape: aECTRiCAL 3/4" xsev WHITE' . ... ■ 


siffaoe-* 


EA' 


'8 


TAPE, ELECTRICAL.' 3M • X W. T CLLQW 




EA 


5 


TY-RAP { 4n. TY-523M 100 EA 


SUP148^i 1 


Box Of. 
'po 




TY-RAP ( r). TY-S25M 100 EA 


SUP1S(K« 


: BoxoT 

100 


■s 


TY-RAP (14'). TY-528M 100 EA 


8UP1S2>t 


j ".Box of 
■100 


5 


TV-RAP CABLE TIE POIMS. 1" X 1" X 2 7/8 100 EA 


SUP1S8« .... 


: 8mo< 

100 


9 . 


UNISTRUT. l!«rWX 7/FH X 10T- P-3300T SLOTTEO.STRUT 


t8U026« I 




• 


VS7242 WIREMOLD UTILITT BOX. uM at tM or x CON287 


TiS00334 


BA 


10 


,VS760 BLANK EXTENStONBOX 


CON2d5 


EA 


10 


VS700 FLEX SECTION 


CON279 


EA 


10 


2QAN8 SHAaOW REOERTICM. BOX 


ooNsao 


EA' 


10 
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VSm OOMBINA-nON CONNECTOR 




EA 


.20 


V700 3/4* W X 21/3r HSTEBL WIREMCiLO WSOEWAY Iff LENGTHS 


C0N27B4 


EA 


8 


Vr04 STRAP i.ORt HOLE 




cA 


2U 


VTII BO OeO RAT ELBOW 


CONZoM 




29 


VM7 U OEGINSIDE EUWiW 




£& — 


20 


JMTERNAL LEFT TWISTED ELBOW 


CON271 


EA' 


.20 


IMTERIML RIQHT TWISTED ELBOW 


CON27Z 


EA 


'20 


W18 90 OEG OUTSIDE ELBOW 


C0N2684 


EA 


20 


WASHER. FENDER. 3/8*. (100 EA) 




Soxor 

100 


.1 


WASHER. SQUARE. NNbORF. 3«r 


CON7S0'a 


EA 


. 20 ° 


W1HEWAY, NEMA 1-. SCREW COVER, PAl^freO. 4" X 4* X ff 


ENC3S04 


EA 


1 


YELLOW 77; LUBRICA^^■, WIRE PULLING (QUART) 


SUP4504I 


EA 


2 


EPOXV (FOR USE ON PCS) 


SUP4M« 


EA 


2- 



11 
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SIEMENS GOVERNMENT SERVICES, INC 

1881 Caihpiu Commont Drive, Suite 103 
Restoii,Vlrgiiiia 20191 



July 13, 2007 



Office of Acquisition Management (A/LM/AQM) 
U.S. Dq>aitment of State 
1 701 North Fort Meyrar Dr, 
Ariington,VA 22209 

Attention: Ms. Tn^ Ford 

A/LM/AQM Contracting Officer 



RELEASED IN PART 
B4, B6 



Subject: extract No. S-AQMPD-0S-llt5» Security TedmicalOpentfiQiuI Services, 
Task Order Request PME-TO-0703, Proposal Si^mdssi^ 

Dear'Ms. Ford, 

Siemens Government Services, Inc. is pleased to provide FSE with our Finn Fixed Price (FFP) 
pmpoaA in response to TOR PME-TO-0703 for the vpgxde of flie Lode & Leave project at US 
EtndMBsy Hamilton, Bermuda. 

This proposal is based oa the Hamilton FSOW and the PME Lode and Leave Design Package 
Ffaial Submissioo, dated May 3, 2007 as provided by your office. 



The total price for TOR PMF-TO-0703 is $ 



Please find attached the Pridog 



Breakdown, General Notes, Installation Design Assumptions, Bill of Material, MS Project 
Schedule and the KickofFMeeting Minutes. 

Should you have any questions of a tedmical nature cooceminB ttus pKgosal. please contact Mr. 

fpor contractual 

quBsuwis, pi e aae uumam iwr . ona n s m wn acj ~ 



B4 



34 
B6 



Sincerely, 




UNITED STATES DEPARTMENT OF STATE 
REVIEW AUTHORITY: CHARLES E LAHIGUERA 
DATE/CASE ID: 19 MAR 2008 200600060 



David Freudi 
ChirfFinandal OfKcer 



UNCLASSIFIED 



Phone: 703-483-2043 



Fax: 703-483.2100 



wwwjiemensgovt.oom 
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Hamiiton, Bennuda 

General Notes 

1. This project leqinres an approxinurteinaterial and eqiu 

of 30 days including clearance through customs. In order to meet an installation target start 
date of 13 August, 2007, with completion date by 30 September, 2007, SGS must receive the 
Notice-to-Ptoceed on this Task Order by 13 July, 2007. 

2. Non-refundable urline tickets have been priced for this project and will be purchased 21 days 
before the authorized travel date. If for any reason the trip dates are moved forward Of back, 
Siemens Oovernment Services (SGS) reserves the ri^t to request a RFC in the event the 
prices for the airftre increase. IP for any reason the project is cancelled after the tickets have 
been purchased, SGS will invoice FSE for the cost of the tickets. 

3. The govenmient will provide adequate space on-site for a laydown area and storage of all 
equipment, materials and tools associated widi this project It is understood Has project 

, allows for a 20 foot oontamer to be stored in the paridng lot for the duration of the project to 
allow for the storage of all equipment, materials and tools.' 

4. SGS wananties all equipment and installation labor for a pmod of sixty (60) calendar days. 
Warranty commences on the date of project coiiq>letion and sign off by the TM/GTM. 

5. Period of Pofonnance for Ous project is fiom Notice-to-Proceed until 31 December, 2007 
(includes time for the redline drawings to be pouched). Installation timefiiame is fipom 1 3 
August, 2007 thru Sq>t6mber 30, 2007. 

6. SGS bais been notified Gassified Poudi service will be not be available and has priced a 
courier service to perform this task. 

7. SGS assumes unimpeded access to the woiic areas ten (10) hours a day, six (6) days a week. 

8. The total installatioa crew size for this project is llirce (3) technicians and one (I) SIM. 

9. It is understood FSE/PME will provide all technical services (SMSe) associated with the 
- alarm panel programming and hard drive issues. 

10. QAL/TM/GTM will provide to SGS the QA checklist of required inflection criteria within 
ten (1 0) business days after Notice-to-Procecd. 

1 1. SGS will notify the TM/GTM at least twenty one (21) working days before the QAL 
inspecti<m team is required on site. 

12. bvoices will be submitted ooec monthly and billed on a perontage of work completed. 
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Installatioii/Deslgn Assumptions 

1 . All conduit, equipment, and materials documented within die Design Package and FSOW 
can be instidled as shown, including the class area. Any significant deviation of conduit or 
device locations may require the acxxptancc of a Request for Change (RFC). All non 
impacted work will proceed. 

2. All existing items shown inlfae design set are in good woddng Older. Any item that is 
inoperable and/or damaged will be documented. No woHc will be performed on affected 
equipment until repaired or replaced. All non impacted woik will proceed.; 

3. The patch, repair, and painting of conduits to be installed in oonimon areas is not 
documented within die FSOW or design. SGS will assume this work needs to be done and 
has reflected the time and cost for this work in the price. 

4. During the QA/QC and Sign-Off phase, only woric addressed in the design package and 
FSOW will be reviewed. Any items noted outside of these items are not the responsibility of 
SGS and diis WOTk will not be done without a RFC. 
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Qty/ 

Hours 


PncripUofi 


Unit Sell 


TgUI StII 
















0ff-8ite Project Management 



Off-site CLIN BG Senior Sacurtty Tetiinlcian 



Off-glte CLiN 8H Security Technician 



On-site Project MBnagament 



On-site CLIN BG Seniof Security Technician 



On-site CLiN AH SecufWy Teetwiclan 



V 'r ^ - i'iJ'J^: 'Siibtbtarfor' Labor. 



i 




Travel Labor Project Manager 


S 






CLIN BG Satior Sacurity Technician 


$ 






CLIN 8H Securfty Technician 


$ 






NCR Travel Cost 


s 








other Travel Cost (G&A) 




■-■^"rO^r/"".. 



<MATERIAt8' 




Bll of Materials 



Other (toala, local purctiases. etc.) 



Shipping (OceanKToola) 



Material Indirect Cost (MHx) 



;4i 




DBA Insurance 



As Built Drawings 



Miscellaneous 



ODC Iridirea Ceala (CaA) 

^■v'?:I>^.-¥u^fetaite^^ 



.K.«,.fiS.L.bo^fn^^j|^ 
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RELEASED IN PART 
B6,B4 

SIEMENS GOVERNMENT SERVICES, INC. 

1881 Campus Commons Drive, iSuite 103 
Reston» Virginia 20191 

July. 16, 2007 

Office of Acquisition Management (A/LM/AQM) 
U.S. Department of State 
1701 North Fort Meyer Dr. 
Ariington, VA 22209 

Attention: Ms. Tracy Ford 

A/LM/AQM Contracting Officer 

Subject: Contract No. S-AQMPD-05-1 1 1 5, Security Technical Operational Services, 
Task Order Request PME-TO-0703, Proposal Submission 

Enclosure: (1) Pricing Breakdown 

Dear Ms. Ford, 

Siemens Government Services, Inc. is pleased to provide FSB with our Revised Finn Fixed Price 
(FFP) proposal in response to TOR PME-TO-0703 for the Upgrade of the Lock & Leave project 
at lis Embassy Hamilton, Bomuda. 

This proposal is based on the Hamilton FSOW and the PME Lock -and Leave Design Package 
Final Submission, dated May 3, 2007 as provided by your office. 

The total price for TOR PME-TO-0703 is $272,289.00. There has been no change to the 
General Notes, installation Design Assumptions, Bill of Material, MS Project Schedule and the 
Kickoff Meeting Minutes which are included herewith. 

Should you have any questions of a technical nature concerning this proposal, please contact Mr. 




Questions, please contact the imdersigned 



jr via. email ai ~ | For contractual B4, B6 

ay 



Sincerely, 




Brian Simon 
Director of Contracts 



B6 



Phone; 703-483-:2043 Fax:703-483-2100 www.siemensgovt.com 

UNITED STATES DEPARTMENT OF STATE 

REVIEW AUTHORITY: CHARLES E LAHIGUERA rvT/^T A C C tt?tt:-t^ 
DATE/CASE ID: 19 MAR 2008 200600060 UJNCLAoISlrlbD 
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General Notes 



1 . This project requires an qiproximate material and equipment procurement and tool ship time, 
of 30 days including clearance through customs. In order to meet an installation target start 
date of 1 3 August, 2007, with completion date by 30 September, 2007, SGS must receive the 
Notice-to-Proceed on this Task Otder by 13 July, 2007. 

2. NiHi-refiindablc airline tickets have been priced for this project and will be purchased 21 days 
before the authorized travel dale. If for any reason the trip dates arc moved forward or back, 
Siemens Government Services (SGS) reserves the right to request a RFC in the event die 
prices for the air£ae increase. If for any teason the ptcgect is Gancetled after the tickets have 
been purchased, SGS will invoice PSE for the cost of flic tidcets. 

3 . The govwnment will provide adequate space on-site for a laydown area and storage of all 
equipment, materials and tiools associated with thte project It is understood this project 

af lows for a 20 ibot container to be stored in the paridng lot for the duration of the project to 
allow for the storage of all equipment, materials and tools. 

4. SGS warranties all equipment and installation labor for a period of sixty (60) calendar days. 
Warranty oommwces on the date of project compledon and sign off by the TM/QTM. 

5. Period of Performance for this project is from Notice-to-^Proceed URti! 3 1 December, 2007 
(includes time for the rodline drawings to be pouched), histallation timeframe is from 1 3 . 
August, 2007 thru September 30, 2007. 

6. SGS has been notified Classified Pouch service will be not be available and has priced a . 
courier service to perform tins tadc 

7. SGS assimics unimpeded access to the work areas ten ( 1 0) hours a day, six (6) days a week. 

8. The lotal installation crew size for this project is three (3) tcchniciaaS'ttid .one (1) SIM. 
'9. It is understood FSE/PME will provide all technical services (SMSe) associated vrifh the 

alaim panel prpgnmnung and hard drive issues. 
10. QAL/TM/CTM will provide to SGS (he QA checklist of iequind inspection criteria within 

ten (10) business days after Notice-to-Proceed. 
1.1. SGS will notify the TM/GTM at least twenty one (21) wotking days before die QAL 

inspection team is required <m site. 
12. Invoices will be subinittod once monthly and billed oo a peteentage of wotfc.oompleted. 
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TOR PME-^TCM)703 
Hanu'ltoo, Bemuda 



July 13, 2007 



1. 



2. 



3. 



Installatfon/Deslgii Asnimpdons 



All conduit, equipment, and matenals documented within die Design Package and FSOW 
can be instatled as shown, including the class area. Anjr significant deviation of conduit or 
device locations may require (he acceptance of a Request for Chanse (RFC). All non 
impacted work will proceed. 

Ail existing.items shown in the design set are in good wtnldag order. Any item that is 
inoperable and/or damaged will be documented. No work will be performed on affected 
equipment until repaired or replaced. AU non Impacted work will proceed. 
The patch, repair, and painting of conduits to be installed in common areas is not 
documented within the FSOW or design. SGS will assume this work needs to be done and 
has reflected the time and cost for this work in the price. 

During the QA/QC and Sign-Off phase, only work addrused in the design package and 
FSOW will be reviewed. Ai^ items noted outside of fiicsc.itcms are not the rei^nsibility of 
SGS and'fhis wmk will not be done without a RFC 
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Hamilton Bamtuda 



Hours 


Dticrlplion 


Unit Sell 


Total 8«N 


Totett 




TOTAL PmCG 




.' 'a 1 






TOTAL LABOR 












Off-site Protect Management 


S 






Off-srte CLIN 86 Senior Security Tecltnidan 


$ 




Off-site CLIN aH Security Technician 


$ 




On-site Project Management 


t 




On-site cuts 86 Senior Security Toctinician 


.s 




Orvsite CLIN OH Security Technidan 


$ 




■ ' *".■ ■'".tt'V. ■ 








- ; " r" -.' 


TOTAL TRAVEL 








6 


Airfare 


s soo.oo 


$ 3,000.00 




143 


Per. Diem 


$ . . 543.00 


$ 77.649.00 




6 


Mwls and .Incidental Expenses fMt&E) 


% ' t27.50 


S 765.00 




0 


Hazard 




S 






Travel Lat>or Project Manager 


S 






CLIN 8Q Senior Security Technician 


$ 




CLIN 6H Security TectuiieiMi 


s 




NCR Trawel Cost 


s 






Other Travel Cost (GAA) 




$ - 1 




Subtotal for Travel 




$ 










MATERIALS 




L_, 






Bill of Materials 




Ti 






Other (tools, local purchases, etc.) 




$ 2,000.00 






Shipping (OosanXTools) 




$ .5.000.00 




1 Material Indirect Cost (MHx) 




$ 








Subtotal for Materials 




% 










MISCELLANEOUS 










DBA- Insurance 




S 3,606.09 






As Built Orawngs - 




$ 1,000X0 






Mtscellanequs 




$ 9,827.00 






OOC Indirect Costs (G&A) 




$ 








SuMotal.ferMiacellanfeus 




$ 






Fm on Non-Labor 




J 








SuMotarSGS Cost 






272,289.00 












Total Before'Cocicession 






S 272;Z8».0O 


^ ^ ' ■•; f 


,v; ■■ v ;■ -I' • '• '. ■ f7-^::'Sjf^^-' j 

■-• ■ S.:- . • . ■; ■ 






$ 




Total Prioa 






% 272^2^:00 






1 







C:\Oocunients and Settlngs\brian.slnKin\Local SeUbigriTeiniMiwy IMemet FilSSVOLKIDUMMILTON BERMUDA STOS FIXED 
PRICE REV 3 071607REVI$EO CUSTOMER 7/16/20072,26 PM 
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